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AN ORDINANCE approving Contract 
85-W-5, Cathodic Protection System - 
Maplecrest Road Elevated Tank, by 

the City of Fort Wayne, Indiana, by 
and through its Board of Public Works 
and Safety and the Wallace & Tiernan 
Division, Pennwalt Corporation. 





NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That annexed Contract 85-W-5 - Cathodic 
Protection System - Maplecrest Road Elevated Tank, between the City 
of Fort Wayne, by and through its Board of Public Works and Safety, 
and the Wallace & Tiernan Division, Pennwalt Corporation, for: 

. the restoring of painting system 
and life of tank; 
involving a total cost of Seven Thousand Six Hundred Forty-One 
and No/100 Dollars ($7,641.00), all as more particularly set forth 


in said Contract, which is on file with the Office of the Board of 





Public Works and Safety and is, by reference, incorporated herein, 
made a part hereof, and is hereby in all things ratified, con- 
firmed and approved. Two (2) copies of said Contract are on file 
with the Office of the City Clerk and made available for public 
inspection, according to law. 

SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 


approval by the Mayor. så | Ei J 










cilmember 


APPROVED AS TO FORM 
AND LEGALITY 


, City Attorney 


— 
Read the (first time in full and on motion by Dr DP PÅ 
seconded by Ara 1 , and duly adopjød, read the second time 
by title and reterred to the Committee Cz =, ndj the cit 
Plan Commission ressorten hard EDT aris: : Sta ac Uas 
due legal notice, at the Council Chambers, City-Cou y i ing, Fort Wayn 
Indiana, on sa ENE day of 
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DATE: FAE : Ze dE 


SANDRA E. KENNEDY, CITY CLERS 
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Read the thi re in full and on motion by ESN 
seconded by —C 24) , and duly adopted, placed on its 
passage. PASSED Loi by the following vote: 




















D 
K 
tå 
An 


NAYS ABSTAINED ABSENT TO-WIT: 








TOTAL VOTES 
BRADBURY 
BURNS 
EISBART 
GiaQUINTA 
HENRY 

REDD 
SCHMIDT 


STIER 


ET 


TALARICO 








RK 

å 

V 

N 
E 
SE 

å 


DATE: 











SANDRA E. KENNEDY, CITY CLERK 


Passed and adopted by the Common Council of the City of Fort 


(SPECIAL) (ZONING MAP) ORDINANCE 
on the RR PAA ay of 


ay aaa KE (SEAL) . | 


SANDRA E. KENNEDY, CITY CLERK 








PRESIDING OFFICER 


Presented bv me to the Maybe of the City of Fort Wayne, Indiana, 


on the SEES day of Le, Ke å 19 FE. 


r 
at the hour of FRED Ss 
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.M.,E.S.T. 
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ee E. rn, CITY CER 


Approved and signed by me this 2.” Bf aay of Ajan Å ; 
19 ek 5 ; at the hour of /}20 o'clock Åm), sey Bests 






WIN MOSES, JR., MAYOR 


Gi i Invitation For Bids/Avard Of Contract* Ped vir 





rity ee : (NON-FEDERALLY ASSISTED Construction) 

) . PROJECT: CATHODIC PROTECTION SYSTEM CONTRACT #: 85-W-5 

3 MAPLECREST ROAD ELEVATED TANK Ger ere 
S CONTENTS Verger 
= | í Ge 
| heck 1£ Contained Pages. OE : Ed § Zo 

z x COVER SHEET: 

x INSTRUCTION TO BIDDERS 
MESSE SET 


x 
=x 


SCHEDULE OF ITEMS 

GENERAL PROVISIONS 

SPECIAL CONDITIONS 

PLANS AND SPECIFICATIONS 
DRAWINGS 

NOTES 1 AND 2 

SUPPLEMENTARY SPECIFICATIONS 
DETAILED TECHNICAL SPECIFICATIONS 
CERTIFICATION OF BIDDER/VENDOR 
ATTACHMENTS 
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| x NON-COLLUSION ‘AFFIDAVIT `` 2 
x | | BIDDER*S BOND 
x | | PERFORMANCE BOND 
x | STATE BOARD GF ACCOUNTS FORM 96A 
x | |. CERTIFICATES IN LIEU OF FINANCIAL STATEMENT 90A 
z | PREVAILING WAGE SCALE - STATE OF INDIANA 
x | |. PAYMENT BOND 
bd x | | WARRANTY BOND 
x EQUIPMENT DATA SHEET - 
p FOR PROMPT PAYMENT 10 CALENDAR DAYS |20 CALENDAR DAYS [30 CALENDAR DAYS OTER |” 
|(SEE GENERAL PROVISIONS CLAUSE) Ons Or Ora z 
LACKNOWLEDGEMENT OF AMENDMENTS , [AMENDMENT NO, [DATE AMENDMENT NO. | DATE 
| NONE. 


BID SUBMITTED . 


LIMA tags "ng div. (entalulart Cogg- 
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Å entractor 3 
By: . 
Attest:\ 377 
Its: 


Offer | | SETE 

Date: > d Le 

| Bidder agrees to keep bid open for 

| acceptance for $ (90 days 
unless otherwise specified) : 


COMPLIANGE: ` AWARD DATE: ¥-2-56 
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F JAN 27 1986 
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Board of Public Works and Safety 


The contractor agrees to furnish at his/ner/it 
: a > w - - eS own t 
all: labor, insurance, materials, ecuipment, and ös ae 
complete performance of the following project: : å 


CONTRACT NO. 85-W-5 
INSTALLATION OF CATHODIC PROTECTION SYSTEM FOR THE MAPLECREST ROAD ELEVATED TANK. 


All work will be performed in accordance with: RESTEN: 
#_85-W-5, the IFB, this contract and the applicable plans, specifi- 
cations, and drawings for a TOTAL PRICE of e É EA (Is 
er Set På applicable, the contractor agrees to perfor 
for these unit prices as set forth in the Schedule of je eg 
attached hereto). ; bee Ne 

The work shall be commenced within fen 


one å å (10) Gays after 
The Board issues a written notice *9 dech 


proceed. 311 work shali 


be completed within 90 days after issuance of the notice => 
proceed. Those GEVS which the contracter 


| cannot work because 
cl severely inclement weather shall not be counted. 


LJ Licniceates Demeces Provision. (This clavse shall te vant å 
Mee NN EE SARA E 
cable to this contrece oniv if the boy conta koark c” as 


ins 2 chec 

nyn SE KE EE, Se re À 

2 ce, Be DESESV ECTS Sv aNG Detween che City of Fort HAVDE 
the essence cf this acreenen- 





Spe Censsreter chet (tine is of 
anc The contractor agrees that it will complete che prejecz 
es .berein dåefined on or before |" days after issuance of the 
notice to proceec. The parties agree thet it is å business anë 
governmental necessity that the project be completed bv «his 
Gate, That it will be difficut or impossible to make an sn 
Getermination of the Gamages that would be incurred bv he City 
of Fort Wayne, and therefore provide for liguidated damages sh 
The sum of $ per day for each and every Gay after. davs 
after issuance of the notice to proceed thet the project remains 
uncompletec. The parties agree that the sim of $ 





: re $ SE PO DEV 
is a reasonable estimate as to the damaces which would be 


incurred by the City of Fort Wayne. The parties further agree 
that causes beyond The control of the contractor mey GBelev ihe 
completion date. Therefore, the parties agree that delavs in the 
completion date beyond the control of the contractor shali net 
result in liquidated demages. i 
Delays beyond the control of the contractor can include Svt 
are not necessarily limited to, the following: Acts of God, 
strikes, lockouts or industrial disturbances, acts. of public 
enemies, restraining orders of any kind by the government cf. 
‘the United States of America or of the State of Indian» cz any 
of their departments, agencies, or officials, or any civil er 
military authority, insurrections, riots, landslides, eerth- 
quakes, fires, incapacitating storms, floods, and explosions. 


be. 25/05. te SEA 
B.O.W. Non-Fed 
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CITY OF FORT WAYNE, INDIANA 
IMPROVEMENT TO FORT WAYNE WATER UTILITY 
SCHEDULE OF UNIT PRICES 


CONTRACT NO. 85-W-5 
INSTALLATION OF CATHODIC PROTECTION FOR THE MAPLECREST ROAD ELEVATED TANK 


ITEM QUANTITY " DESCRIPTION UNIT PRICE EXTENSION 


A. ONE (1) CATHODIC PROTECTION SYSTEM 


TOTAL 
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ge EE this bid, it is understood that the right is reserved by 
the Owner to reject any and all bids and to waive any defect in any bid. 


IN WITNESS WHEREOF, the bidder (a firm) by its owner(s) named belov, 
hereunto set basala) and seal this LK ‘a day of Gë Kl 


vink noe JA [Mos E Tenan Div. Peninlalteteokp 
BY: ; : 
SPEIL S. TOMPKINS 


Cu | se SERVICE 


IN TESTINPNET KOS the K = (a corporation) has caused this proposal to be 


signed by wa BC and affixed its corporate seal this 
day of Are ar e 


V. Paton. 


RAME OF CORPORATION 


BY: Ke e g 
Tee e 


(e, Ge véi 
HANG AR, SALES Lea 
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ROTH l: 
Use this form, if Cashier's or Certified Cbeck accompanies bid: 


Enclosed, herewith, find Cashier's or Certified Check for $ 


LS 


being . .% of the maximum bid berein, made payable to: 


E TEE CITY OF FORT WAYNE, INDIANA 


å the proceeds, of which, are to remain the absolute property of said City, if 


ETT TET TEEN EE 


BIDDER `, 


sball not within days after Notice of Acceptance of tbe within bid, 
enter into a written contract, and sécure said contract by & bond, for the full 
i amount of the contract to the approval of the proper officials of said City: 


D bad ig 

E DEE EENHEETEN red 
E 
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ROTE 2: 
Use this form, if Bidder's Bond accompanies bids. 


Enclosed herewith, find a Bidder's Bond in an amount equal to ten (101) per cent 
of maximum bid berein, subject to the approval of the Board of Public Works and 
Safety, conditioned as follows: 


That if the Board of Public Works and Safety shall award 


vk ve LE 


tbe contract for said work, and if Al (Aus Seel div. å 
$ (ENNWA CORD. Pr | 


shall enter into a contract and furnish a 1007 Performance Bond as 
required within ten (10) days from the date, be/sbe/it is notified 
of the acceptance of his/ber/its bid, then the obligation of said 


bond shall be null and void, otherwise, to remain in full force and 
effect. 
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Admn. Anppr:. 


1 Mog 4 ‘ 
TITLE OF ORDINANCE Contract 85-W-5, Cathodic eee See - Maplecrest Road Elevated 


DEPARTMENT REQUESTING ORDINANCE — "erd OF PubliceWenks å Safety 46 -OY-O6 


SYNOPSIS OF ORDINANCE Contract 85-W-5, Cathodic Protection System - Maplecrest Road 
Elevated Tank is for the restoring of painting system and life of tank. 





Wallace and Tiernan Division, Pennwalt Corporation is the contractor 














EFFECT OF PASSAGE Restoration of above tank. 











EFFECT OF NON-PASSAGE 











MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $7,641.00 


ASSTGNED TO COMMITTEE 


BILL ONO! 18-96504406 


REPORT OF THE COMMITTEE ON CITY UTILITIES 
WE, YOUR COMMITTEE ON CITY UTILITIES ; TO WHOM WAS 
Sege 
REFERRED AN (ORDINANCE) (RESOLUPPEN) approving Contract 


ege ea ee PEERS 
=W= ic Protection System - Maplecrest Road Elevated Tank, 
d Fort Wayne, Indiana, by and through its Board of Public 


. Works and Safety and the Wallace & Tiernan Division, Pennwalt 


Corporation 
RE ERE Eer, E 
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HAVE HAD SAID (ORDINANCE) (BBSGEUBEQN) UNDER CONSIDERATION AND BEG 








LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 




















(REQQEUEFONY RE RE ST ss E 
NO 
PAUL M. BURNS 
” CHAIRMAN 
THOMAS C. HENRY 
VICE CHAIRMAN ER EE 


BEN A. EISBART 
JAMES S. STIER 


MARK E. GiaQUINTA 
e EE EEN 


SANDRA E. KENNEDY 
CITY CLERK 


